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ACTION ARA-10 

INFO OCT-OI ISO-00 EB-07 /018W 

083492 

R 172200Z JUN 75 
FM AMEMBASSY TEGUCIGALPA 
TO SECSTATE WASHDC 0371 
INFO AMEMBASSY GUATEMALA 
AMEMBASSY MANAGUA 
AMEMBASSY SAN JOSE 
AMEMBASSY SAN SALVADOR 
USDOC WASHDC 

UNCLAS TEGUCIGALPA 2586 

E.O. 11652: N/A 
TAGS: EWWT, BEXP, HO 

SUBJ: CONSTRUCTION OF PORT ON GULF OF FONSECA 
REF: STATE A-932 

1. MINECON OFFICIALS CONFIRMED TO EMBOFF GOH PLANS TO 
CONSTRUCT AMODERN DEEP-WATER PORT AT A SITE CALLED BOCA 
DE ENECAN (ABOUT 1 KM FROM SAN LORENZO). CONSTRUCTION IS 
SCHEDULED TO BEGIN BY MID- AUGUST 1975 AND BE COMPLETED BY 
AUGUST 1977. 

2. WORK ON THIS PORT HAS BEEN SCHEDULED TO BEGIN IN 
MARCH 1975 BUT WAS DELAYED BECAUSE BIDS RECEIVED IN 
JANUARY 1975 WERE MUCH HIGHER THAN GOH HAD ANTICIPATED. GOH 
HAS DECLARED THAT IT WILL DETERMINE CONTRACT WINNER THROUGH 
AN ADMINISTRATIVE RATHER THAN A BIDDING PROCEDURE. THE 
ADMINISTRATIVE PROCEDURE WILL INVOLVE NEGOTIATIONS WITH THE 
TWO LOWEST BIDDERS. THEY ARE: 1) A CONSORTIUM OF COLUMBUS 
LATINO AMERICANA (A MULTINATIONAL FIRM WITH HEADQUARTERS IN 
PANAMA) AND EMPRESA LAVORI PORTUALI CONSTRUZIONI (AN 
ITALIAN FIRM WHICH HAS HAD NO EXPERIENCE IN HONDURAS); 

2) AMSTERDAM BALLAST INTERNATIONAL. 

3. GOH SOURCES ESTIMATE THAT TOTAL CONSTRUCTION COSTS OF 
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THIS PROJECT WILL BE U.S. $8.5 MILLION. THE WORLD BANK WILL 
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PROVIDE 60 PERCENT OE THE COST AND THE GOH THE REMAINDER. 

4. THE PORT COMPLEX WILL COVER AN AREA OE 60,000 SQUARE 
METERS. IT WILL HAVE A REINFORCED CONCRETE DOCK 145 METERS 
LONG AND 50 METERS WIDE. THE DOCK WILL BE CONNECTED TO THE 
PORT AREA BY A 30 METER LONG CONCRETE BRIDGE. THREE LARGE 
WAREHOUSES, AND ADMINISTRATIVE BUILDING, AND SEVERAL 
MAINTENANCE BUILDINGS WILL ALSO BE CONSTRUCTED. 

5. COMMENT: WHILE NO TRADE OPPORTUNITIES ARE EXPECTED TO 
DEVELOP IMMEDIATELY AS A RESULT OE THIS PROJECT, SIGNIEICANT 
SALES OPPORTUNITIES EOR U.S. MANUFACTURED CARGO HANDLING 
EQUIPMENT, COMMUNICATIONS EQUIPMENT, OEFICE EQUIPMENT AND 
SUPPLIES, ETC. SHOULD DEVELOP BY EARLY 1977. 

SOWASH 


UNCLASSIEIED 


NNN 


Margaret P. Grafeid Deciassified/Reieased US Department of State EO Systematic Review 06 JUL 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 


Message Attributes 


Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channei indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: CONSTRUCTION, PORT FACILITIES, PROPOSALS (BID), NEGOTIATIONS 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 17 JUN 1975 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975TEGUCI02586 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D75021 2-0671 
From: TEGUCIGALPA 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750641/aaaablbq.tel 

Line Count: 76 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION ARA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 STATE A-932 
Review Action: RELEASED, APPROVED 
Review Authority: greeneet 
Review Comment: n/a 
Review Content Flags: 

Review Date: 13 FEB 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <13 FEB 2003 by PhilliR0>; APPROVED <17 FEB 2004 by greeneet> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: CONSTRUCTION OF PORT ON GULF OF FONSECA 
TAGS: EWWT, BEXP, HO 
To: STATE 
Type: TE 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 



